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The  purpose  of  this  Supplement  is  to  assist  in  visualizing  the 
Drojects  and  their  functions.  It  should  be  studied  with  the 
Capital  Budget  Report.  This  document  is  designed  to  meet  the 
requirement  of  Chapter  121  of  the  Acts  of  1956  which  calls  for 
the  submittal  of  preliminary  plans  and  outline  specifications 
for  permanent  construction  projects  at  the  time  the  construction 
funds  are  requested  and  Chapter  76?  of  the  Acts  of  1971  covering 
submittal  of  required  programs  and  changes  in  projects  after 
preliminary  plans  are  completed. 


The  estimated  building  costs  given  in  this  Supplement  include 
all  fees  involved. 
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MILITARY  DEPARTMENT 

ARJ40RI 

Easton  Area 

PROJECT  DESCRIPTION 

The  armory  will  be  approximately  19,000  gross  square  feet.  In 
addition  to  the  drill  hall,  the  armory  will  have  classrooms, 
library,  administrative  offices,  and  a  firing  range. 

PRELE'IINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  cavity  with  slag  block  backup. 

Structure Masonry  bearing  wall  -  steel  joist. 

Roof  Built-up  composition. 

Interior  Slag  block  painted. 

Floors  Concrete  -  wood  and  vinyl  asbestos. 

Electric Standard  for  type  of  building. 

Heating Standard  for  type  of  building. 

Plimibing Standard  for  type  of  building. 

Air  conditioning  Standard  for  type  of  building. 


ESTB'IATED  PROJECT  COST 

Construction  $307,000 

Utilities 20,000 

Equinment 20,000 

Total $3U7,000 
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DEPARTMEIW  OF  HEALTH  AND  MENTAL  HYGIENE 

VJESTERN  MARYLAND  REGIONAL  MENTAL  HOSPITAL 
C-jmberland 

PROJECT  DESCRIPTION 

This  project  will  orovide  approximately  158,000  gross  square  feet  to 
nrovide  mental  health  services  for  2U  children  and  adolescents;  90  adult 
psychiatric  Datients;  100  geriatric  patients;  2k   alcoholic  patients, 
and  a  12-bed  infirmary.  It  will  also  provide  for  administration, 
clinical  services,  education,  patient  activities,  cafeteria  and  other 
support  functions . 

PRELffilNARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Architectural  masonry  units  -  precast  concrete 

panels  with  povired  concrete  and  slag  block  backup. 

Structure t/iall  bearing  construction.  Slabs  on  grade  with 

steel  roof  construction. 

Roof  Built-up  roofs  with  reflective  chip  surfacing 

interlocking  clay  tile  on  sloping  surfaces. 

Interior  Masonry  partitions  with  tile-like  coating. 

Metal  studs  with  vinyl  fabric  or  paint  finish 
on  gypsum  wallboard. 

Floors  Vinyl  asbestos  tile.  Carpet  in  library  and  other 

quiet  areas.  Ceramic  tile  and  quarry  tile. 

Electric  Standard  for  this  type  of  institution. 

Communication  and  security  systems . 
Emergency  generator. 

Heating Central  plant  system  to  suit  type  of  institution 

and  locale. 

Plumbing Standard  for  this  type  of  institution.  VJater 

from  community  distribution  system.  All  buildings 
completely  equipped  with  sprinklers . 

Air  conditioning  All  administration,  education,  recreation  and 

patient  areas  -  in  combination  with  heating. 

Miscellaneo-iis Road  network  from  county  highway  and  circulatory 

driveways  -  parking  areas .  Effort  to  be  made  to 
conserve  all  possible  existing  foliage. 

ESTBIATED  PROJECT  COST 

Construction  $8,65U,750 

Utilities 300,000 

Site  improvements UU5?2$0 

Total $9,U00,000 
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DEPAF:TriENT  OF  HEALTH  AND  MENTAL  HYGIENE 

NE-I  UNIT  BUILDING  ALTERATIONS 

Crownsville  State  Hosoital 

PROJECT  DESCRIPTION 

This  -^roject  will  orovide  anoroximately  35)500  gross  square  feet  of 
renovated  and  new  snace  to  provide  dormitory^  dayroom,  dietary^  patient 
treatment,  administrative  and  other  support  facilities  to  accommodate 
100  inoatients  in  two  and  four-bed  bedrooms. 

PP.ELIMINAPY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shovm  at  right.   Outline  specifications  are: 

Exterior  walls  Existing  masonry.   Nev:  brick  cavity  with 

block  backup. 

Structure Existing  and  new  wall -bearing. 

Poured  concrete  slabs . 

Roof  Existing  concrete.   New  poured  gypsum. 

Interior  Built-up  -  insulated. 

New  and  existing  masonry. 

Floors Epoxy  terrazzo  over  existing  slabs . 

Terrazzo  in  dietary  areas.   Quarry  tile 
in  food  serving  areas. 

Electric  Exnansion  and  modification  of  existing 

lighting,  communication  and  alarm  systems, 
and  installation  of  emergency  generator. 

Heating Steam  from  central  olant.  Converter -of 

heating  and  domestic  hot  water.  Hot  water 
unit  and  fin-tube  radiation. 

Plumbing  Generally  all  new  system.  Standard  for 

this  tyoe  of  building. 

Air  conditioning  New  ducted  system  throughout.  Air  handling 

units  on  roofs . 

Miscellaneous New  elevator. 


ESTIMATED  PROJECT  COST 

Construction ,•  •  •  $1,728,000 
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DEPARTlffiNT  OF  HEALTH  AND  MENTAL  HYGIENE 

BLAlffi  BRYANT  BUILDING  RENOVATION 
Spring  Grove  State  Hospital 

PROJECT  DESCRIPTION 

The  renovation  will  provide  approximately  38,800  gross  square  feet  of 
improved  space  for  dormitory,  dayroom,  dietary,  patient  treatment,  and 
administrative  services.  After  renovation  this  four-level  building 
can  accommodate  156  inpatients  in  two  and  four-bed  bedrooms. 

PRELBilNARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Existing  masonry. 

Structure Existing  concrete  frame. 

Roof  Slate  existing  construction. 

Interior  Existing  masonry  -  painted.   New  masonry 

some  with  glazed  tile  finish.  New  metal 
stud  and  dry  wall  -  painted. 

Floors  Ceramic  tile,  vinyl  asbestos  tile. 

Electric  Extension  and  modification  of  existing  systems. 

Heating Extension  and  modification  of  existing  systems. 

Plumbing  Extension  and  modification  of  existing  systems. 

New  sprinkler  system. 

Air  conditioning  New  ducted  system. 

Miscellaneous New  kitchen  equipment  for  dietary  areas. 

New  elevator  casework. 


ESTIMATED  PROJECT  COST 

Construction  $1,230,000 

Utilities 110,000 

Site  improvements 30,000 

Total.  .  $1,370,000 
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DEPAB.TI-i'ENT  OF  HEALTH  AND   MENTAL  HYGIEI^ 

JUVENILE  SECURITY  CENTER 
Jessup 

PROJECT  DESCRIPTION 

This  building  of  approximately  35,000  square  feet  V7ill  provide  dormitory, 
dietary,  vocational  and  academic  educational  spaces  for  100  juveniles 
as  well  as  the  required  administrative  areas. 

PRELIMINARY  PLANS  AIMD  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls Brick  vxith  concrete  masonry  backup. 

Structure Slab  on  grade,  vrall  bearing,  concrete  plank 

and  open-web  joists. 

Roof  Built -UD  roofing. 

Interior  Masonry  -  painted.  Metal  stud  with  dry  wall  - 

painted.  Exoosed  construction  painted  - 
acoustical. 

Floors  Exposed  concrete,  vinyl  asbestos  tile, 

ceramic  tile. 

Electric  Standard,  suitable  for  this  type  of  institution. 

Security  and  fire  systems . 

Heating Central  heating  -  oil  fired.  Hot  water  to 

air  handling  units. 

Plumbing Standard,  suitable  for  this  tyoe  of  institution. 

Air  conditioning  Ducted  system  in  administration,  educational, 

and  treatment  areas . 

Miscellaneous.  ......  Automatic  security  systems  as  required. 

Detention  equipment. 


ESTII-IATED  PROJECT  COST 

Construction $2,8014,000 

Utilities 121,000 

Site  imnrovements 7$, OOP 

Total.  .  $3,000,000 
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DEPARTt-IENT  OF  PUBLIC  SAFETY  AND  CORRECTIONAL  SERVICES 

COmiUNITY  CORRECTIONAL  CENTERS 

Baltimore  and  Prince  George's  Counties 

PROJECT  DESCRIPTION 

Each  correctional  center  will  be  approximately  hYjOOG  gross  square  feet. 
The  buildings  will  provide  areas  for  recreation,  visiting,  medical 
treatment,  food  service,  education,  and  administration.  Each  center 
will  house  108  residents. 

PRELBIINARI  PLANS  AMD  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are:  j 


Exterior  walls  Brick  cavity  with  slag  block  backup. 

Structure Load  bearing  masonry  walls. 

Roof  Built-up  composition. 

Interior  Walls  -  painted  slag  block  and  ceramic  tile. 

Ceilings  -  acoustical  and  painted  construction. 

Floors  Asbestos  tile,  ceramic  tile  and  concrete. 

Electric  Conventional  for  type  of  building. 

Heating Oil  fired  boiler. 

Plumbing Conventional  for  type  of  building. 

Air  conditioning  Administration  and  academic  building. 


i 


ESTB-IATED  PROJECT  COST 

Baltimore  Prince  George's 

County        County 

Construction  $1,750,000  $1,750,000 

Utilities -0-  75,000 

Site  improvements 175,000  175,000 

Totals  $1,?25,000  $2,000,000 
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A. 

SIX  ROOMS 

B. 

BATHS 

C. 

LIVING  ROOMS 

D. 

GROUP  SERVICES 

E. 

MULTIPURPOSE 

F. 

SPECIALIZED  COUNSELING 

G. 

RECREATION 

H. 

VISITING 

I. 

RESIDENT  SUPERVISION 

J. 

LOBBY 

K. 

ADMINISTRATION 

L. 

CANTEEN  DINING 

M. 

FOOD  SERVICE 

N. 

COMMISSARY-CENTRAL 

STORES 

P. 

ENERGY 

C) 

PEDESTRIAN  ACCESS 

o 

VEHICULAR  ACCESS 

COMMUNITY  CORRECTIONS  CENTER  URBAN  MODEL  108  BEDS 
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UI,UVERSITY  OF  MARYLAl© 

ADDITION  TO  INDUSTRIAL  EDUCATION  BUILDING 
University  of  Maryland 
College  Park 

PROJECT  DESCRIPTION 

Construction  of  an  addition  of  approximately  1+6,500  gross  square  feet 
to  the  oresent  Industrial  Ediication  Building,  including  faculty  offices, 
classrooms  and  laboratories.  Conversion  of  portions  of  the  existing 
building  to  be  compatible  with  the  new  structure.  Air  conditioning  for 
the  entire  facility. 

PRELIMINARY  PLANS  Ar©  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  and  concrete  masonry  units. 

Structure Steel  frame  and  concrete  slab. 

Roof  Flat,  built-up  composition. 

Interior Concrete  masonrj''  units  and  gypstim  board  on 

metal  studs.  Ceiling,  suspended  acoustic  type. 

Floors  Concrete  slab  with  hardener,  vinyl  or  terrazzo, 

depending  on  location. 

Electric Standard  for  this  type  of  building. 

Heating Steam  conversion  from  central  plant. 

Plumbing Standard  for  this  type  of  building. 

Air  conditioning Standard  for  this  type  of  building. 


ESTIMATED  PROJECT  COST 

Construction  $2,7U7,700 


22 


EKtSTIMti    CHEM, 
P1(K,T.  Fl_  Q-fiV  to-S 


\^,^-\/->\   V 


SITE     PLAN 


ADDITION   4   ALTEeATlCTtS.  TO    THE       ■ 

OHlVEf^TV    .OF     MACYLAhD 


23 


NORTH  ULE/ATION 


2U 


IST.MC      bu.l-l?|M& TV^ 


4^^       (s*      ^ 


ADDITION     4     ALTE^aTi<3MS.TOTWE 

F\R5T  "  "*  "  FLOOE       PLAM   "<PuiTaAL  epu^^aticn  suiLDiM^t 


n  G □  D  G  □  *'■ 


=-fi 


Li  J  □  □"  ana 


LJ 


D  Doa 


:  D  n  □  n  □  I 


V/  L   S  T       EL.  I- VAT  IP  N 


t:AW.Tiua    &mi-pm&        ii'.i 


®^1T* 


25 


26 


j^t^jtsiisaLR**  I  aijppyf 


mr 


'=i-*i>ii-::S  Si^M. 


a-     i'- 


fl       It 


3^^^ 


1 


^RF^ 


'  ti:.ii;:l:^ili::ia^ 


sw: 


Ll_ 


^r^nf 


CEBAIMCS  LAb. 


T" 


,  J 


^fciMiMk 


ni 


.i 


H 


Lll 


I  F  r  I  c  t  S 


MEM5  TOILET 
■      I     5 


X1ST''^'S  fcL-lL-DINC 


Longitudinal  Secttiqn     'A- A 


1    R   A  .'i  S  \-  F.  R  5  E  S   E  C  T  i  O  .-vJ     ^  E>-B' 


EXl^TIHa      fcUIUJIM&      /76'-o* 


^  Epunft  CjcreTMO  fUnniOi  ' 


UHrYEa^ITT      tfT      HAKYUAND 


27 


UNIVERSITY  OF  KARILAND 

SCHOOL  OF  MEDICINE  TEACHING  FACILITY 
University  of  Maryland 
Baltimore  City  Campus 

PROJECT  DESCRIPTION 

Construction  of  a  facility  of  approximately  310,000  gross  square  feet 
to  include  faculty  offices,  teaching  and  research  laboratories,  class- 
rooms, and  clinical  areas  serving  the  basic  sciences  and  clinical 
deoartments  in  medicine. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  on  concrete  masonry  units. 

Structure Steel  frame. 

Roof  Flat,  built-up  composition. 

Interior  Concrete  masonry  units,  gypsum  board  on  metal 

studs,  and  demountable  partitions.  Ceiling 
shall  be  susoended  acoustic  type. 

Floors  Resilient  finishes  on  concrete. 

Electric Standard  for  this  type  of  building. 

Plumbing Standard  for  this  type  of  building. 

Heating Steam  conversion  from  central  plant. 

Air  conditioning Standard  for  this  type  of  building. 

Miscellaneous Built-in  laboratory  equipment. 


ESTIMATED  PROJECT  COST 

Construction  $17,8Ul,hOO 
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UNIVERSITY  OF  MAF.YLAND 

RENOVATION  OF  UNIVEF^SITY  HOSPITAL,  PHASE  I 
University  of  Maryland 
Baltimore  City  Campus 

PROJECT  DESCRIPTION 

Renovation  and  conversion  of  certain  areas  for  oat lent  care  and  support, 
consisting  of  $3,800  square  feet  of  the  existing  University  of  Maryland 
HosDital,  when  oresent  occupants  move  to  the  comoleted  North  Hospital 
Building. 

PRELIMINARY  PLANS  A1\!D  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick,  cavity  wall  with  block  backup. 

Structure Steel  frame. 

Roof Flat. 

Interior  Block/nlaster  drywall  oartitions,  security 

ceiling,  sally  port,  screens,  etc. 

Floors  Vinyl. 

Electric Standard  for  this  type  of  building. 

Plumbing Standard  for  this  type  of  building. 

Heating Standard  for  this  tyr»e  of  building. 

Air  conditioning  Standard  for  this  type  of  building. 

Miscellaneous Special  equipment;  project  also  the  addition 

of  a  Security  VJing  on  the  fifth  floor  level 
of  the  Psychiatric  Institute. 


ESTIMATED  COST  OF  PROJECT 

Construction  $3,U93,000 
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STATE  COLLEGES 

ADDITION  TO  LIBRARY 

CoDoin  State  College 
Baltimore 

PROJECT  DESCFIPTION 

Construction  of  an  addition  of  6l,500  gross  square  feet,  and  alterations 
to  existing  building  of  22,000  gross  square  feet,  to  include  reader  and 
stack  sr^ace  and  service  area  including  air  conditioning  of  entire 
facility;  installation  of  cairiDUS  electric  substation. 

PRELH-IINARY  PLANS  AW   OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  soecif ications  are: 

Exterior  walls  Brick,  cavity  with  block  backun. 

Structure Steel  frame  and  concrete  slab. 

Roof Built-UD  coiriDOsitlon. 

Interior  Reading  floors  are  essentially  open  space; 

basement  level  contains  movable  partitions, 
resilient  flooring  and  carpet  on  slab. 

Electric Standard  for  this  tjioe  of  building. 

Heating Electric  heat  with  sunply  at  each  floor. 

Plumbing Standard  for  this  tyce  of  building. 

Air  conditioning Standard  for  this  type  of  building. 

Miscellaneous Stacks  and  charging  desk. 


ESTU'IATED  PROJECT^  COST 

Construction  $3,805,000 

Utilities 100,000 

Site  improvements 115,000 

Total $U,  020, 000 
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Addition  -  Alterations  to  Library 
Coppin  State  College 
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Addition  -  Alterations  to  Library 
Coppin  State  College 
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Addition  -  Alterations  to  Library 
Coppin  State  College 
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STATE  COLLEGES 

OFFICE-CLASSROOM  BUILDING 
Coonin  State  College 
Baltimore 

PROJECT  DESCRIPTION 

Construction  of  a  facility  of  approximately  ll6,800  gross  square  feet 
to  include  faculty  offices  and  classrooms;  proiect  includes  utility 
connections,  site  imnrovements,  and  that  section  of  perimeter  road 
west  of  building. 

PRELE-ilNAPY  PLANS  AW   OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick,  cavity  with  block  backup. 

Structure Steel  frame. 

Roof  Built-up  composition. 

Interior Concrete  masonry  units,  dry  vjall  on  metal 

studs.  Suspended  acoustic  ceiling. 

Floors Terrazzo,  vinyl,  carpet  depending  on  use. 

Electric Standard  for  this  type  of  building. 

Heating Hot  air  by  facilities  within  building. 

Plumbing Standard  for  this  tyne  of  building. 

Air  conditioning  Standard  for  this  type  of  building. 


ESTIMATED  PROJECT  COST 

Construction  $5,780,700 

Utilities 85,000 

Site  imorovements 130,000 

Total $5,995,700 
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STATE  COLLEGES 

PHYSICAL  EDUCATION  FACILITI 
Salisbury  State  College 
Salisbury 

PROJECT  DESCRIPTION 

Construction  of  a  facility  of  10^,800  gross  square  feet,  including 
a  swiinining  nool,  regulation  basketball  court,  training  rooms, 
wrestling  room,  multiourpose  gym,  offices,  classrooms,  dressing 
rooms,  locker  rooms,  shower  rooms,  first  aid  rooms,  toilet  rooms, 
etc.  Site  imorovements  included  in  this  project  also  provide  for 
a  parking  lot  for  200  cars  and  a  new  entrance  to  the  camnus . 

PRELBIINAEY  PLANS  AND  0UTLI1\IE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  and  block  -  cavity  wall. 

Structure Steel  frame. 

Roof  Built-up,  composition. 

Interior  Block,  dry  wall.  Where  ceiling  occurs, 

suspended,  acoustic  type. 

Floors  Generally  vinyl  on  slab;  wood  floor  in 

gymnasium. 

Electric Standard  for  this  type  of  building. 

Heating Oil  fired  boiler. 

Plumbing Standard  for  this  type  of  building. 

Air  conditioning  Only  in  instructional  space  and  faculty 

offices . 


ESTH-IATED  PROJECT  COST 

Construction $Ii, 500,000 

Utilities 125,000 

Site  imorovements 385iOOO 

Total.    .    $5,010,000 
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STATE  COLLEGES 

PHYSICAL  EDUCATION  FACILITY 
Towson  State  College 
Tows on 

PROJECT  DESCRIPTION 

Construction  of  a  1^6,000  gross  square  foot  educational  building 
containing  faculty  offices,  classrooms,  locker  rooms,  activity- 
areas,  space  for  practice  of  indoor  and  outdoor  sports,  and 
necessary  storage  snace. 

PRELBIINARY  PLANS  AND  OUTLIl^  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are: 

Exterior  walls  Brick  cavity  with  slag  block  backup. 

Structure Steel  frame,  concrete  slab. 

Roof  Built-up  composition. 

Interior  Concrete  masonry  units,  dry>rall  or  metal 

studs,  movable  partitions,  depending  on  area. 

Floors Vinyl,  terrazzo,  wood,  depending  on  use. 

Electric Standard  for  this  type  of  building. 

Pl-umbing Standard  for  this  tyoe  of  building. 

Heating Mechanical  room  oil  fired  boiler. 

Air  conditioning Standard  for  this  tyne  of  building. 


ESTE-iATED  PROJECT  COST 

Construction  $6,3^0,000 

Utilities 14^0,000 

Site  imorovements  (to  be  requested) -0- 

Total.  .  $6,600,000 
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